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ACTION FBOE-OO 

INFO OCT-01 NEA-10 ISO-OO SY-05 A-01 /017W 
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FM AMEMBASSY RABAT 
TO AMEMBASSY BEIRUT 
INFO SECSTATE WASHDC 6030 

UNCLAS RABAT 3544 

FOR RTC 

E.O. 11652: N/A 
TAGS: ABLD ASEC 

SUBJECT: SECURITY IMPROVEMENTS, CASABLANCA OB PROPERTY #01456 
REF: STATE 171859 

1. LOCAL CONTRACTOR WILL COMMENCE INSTALLATION OF GRILLS FOR 
STAIRCASE ACCESS CONTROL, SECOND FLOOR, AND ESTIMATES ONE MONTH 
TO COMPLETE PROJECT. 

2. CASABLANCA WILT. INFORM RTC WHEN STAIRCASE PROJECT IS COMPLETE 
SO THAT HE CAN SCHEDULE INSTALLATION OF CCTV AND MONITORS AND 
DEADBOLT BRUTE PUSH BUTTON LOCK (S-L-6004) WITH AT LEAST 

20 FEET OF ELECTRICAL CORD. 

3. ANOTHER SUBJECT: DEADBOLT BRUTE PUSH BUTTON LOCK (S-L-6004) 
LOCATED ON GRILL GATE TO SECOND FLOOR CHANCERY DOES NOT FUNCTION. 
SHIP NEW LOCK AND SOLENOID CONTROL SOONEST AND WE WILL RETURN 
NON-FUNCTIONING LOCK FOR YOUR REVIEW AND DISPOSITION. NCOIC HAS 
ATTEMPTED TO REPAIR.NEUMANN 
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